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below: 


As uaed throughout this contract, the following terms shall have the meairlng* set forth 


la) The term “Secretary v means the Secretary, the Under Secretary, or any Afi&istant Secretary of the Dj- 
partnteftt a*td the header any assistant head of the executive agency; and the term "Ms duly authored. *epr« sed- 
ative” means* any person or persons br board (other than the Contracting Officer) authorized to act fbr the Secretary. 


(b) The term "Contracting Officer” means the* person executing this contract on behalf of the Government 
and any other cfficer or civilian employee who is a properly designated Contracting Officer: and the teritt includes, 
ixcspt as otherwise provided in this contract, the authorized representative of a Contracting Officer acting within 
the limits of his authority. 


fc) Except as otherwise provided In this contract, the term “subcontracts" includes purchase carders under this 
contract. 

<d)r The term “coutrset work” means all work to be performed under this contract including anf • studies 
covering fajfLdamental, theoretical, or experimental investigations; any extension of the Investigative findings and 
tbeorte* of * scientific or technical aaturt into practical application; any tsufibk items, hereinafter referred- to 
as “supplies,” furnished to the Government; and any reports, data, computations, plans, drawings and specifi- 
cations with respect to any of the foeregoing. 


2. CHANGES* — The Contracting Officer may at any’ tfm*, by a written order, make changes in or additions to 
the drawings and specifications, issue additional Instructions, require additional worli within the general scope,, pf 
the contract, or change the place of delivery, method of shipment, or the amount of Govormhent-rurrilshed prop- 
erty. If any such change causes sn Increase or decrease in the estimated cost of, or the time required for perform- 
ance of this contract, or otherwise affects any other provision of this contract, an equitable adjustment $hall be 
made (t) in the estimated cost or delivery schedule, or both, (\\) In the amount of any fixed fee to be paid to the 
Contrast**, an! <ftt) in such other fchMsfcms of the contract as may he so affected, and the contract shall be 
modified in writing accordingly. Any claim by the Contractor for adjustment under this clause must be asserted 
wfthfn sixty (fiO) days from tn§ date of receipt by the Contractor of the notification of change; provided, however, 
that the Contracting Officer, If he decides that the facts justify such action* may receive and act upon any such 
claim asserted at any time prior to final payment under this contract. Failure to agree to any adjustment shall he 
a dispute concerning a quastlon of fact within the meaning sf the rlausc of this contract Entitled “Disputes.'’ 
However, nothing in this clause shall excuse the Contractor from proceeding with th® contract as changed, • 


& LIMITATION OF COST, (a) Tt is estimated that the total cost to the Government, exclusive of any fixed fee, 
for the performance of this contract will not exceed the estimated cost set forth in the Schedule, and the Contractor 
agrees to use its best efforts to perform the work specified in the Schedule and all ohlfgarionK under thte contract 
within such estimated cost If at any dme the Contractor has reason to believe that the costs which tjt fcxjiecte £o 
incur in the Performance of this contract in the next succeeding thirty (3D) days, when added to all costa previously 
incurred, will exceed eighty-five per cent ) of the estimated cost tiien set forth in the Schedule, or if at a»y 
tfnte the Contractor has reason to believe that the total cost to the Government, axelusive of any .fixed, fee, for im 
performance d£ this contract will be substantially greater or less than the then estimated cost thereof, tfce Com 
tractor shall notify the Contracting Officer In writing to that effect, giving its revised estimate of such total cost 
for the performance of this contract. 


(b) The Government shall not be obligated to reimburse the Contractor f^r costs incurred in excess of the 
estimated cost set forth in the Schedule, and the Contractor shall not be obligated to continue p&rformaras under 
the contract or to incur costa in excess of the estimated cost get forth in the Schedule, unless and until the Con- 
tracting Officer shall have notified the Contractor In writing that such estimated cost has been Increased and shall 
have specified in such notice a revised estimated cost which shall thereupon constitute the estimated cost of per- 
formance of this contract, When and to the extent that the estimated cost set forth in the Seht.fdVe has been In- 
creased, any costs incurred by the Contractor in excess of such estimated cost prior to the Increase In estimated 
cost shall re allowable to the same extent as if such coats had been incurred after such Increase in estltaatea test, 

/ 

4. ALLOWABLE COST, FIXED FEE AND PAYMENT, (a) For the .performance of this contract* the Gov- 
ernment shall pay to the Contractor the cost thereof determined by the Contracting Officpr hi hi allowable In ac- 
cordance with Part 2 of Section XV of the Armed Servires Procurement Regulation as in effect on the date of 
this contract and the Schedule (hereinafter referred to as ‘Allowable Cost*), plus such 'fixed fee. if any, an may bfc 
provided for in the Schedule. 


(b) Once each month lor at more frequent intervals, if approved by the Contracting Officer) the Contractor 
may submit to an authorized representative of the Contracting Officer, in such form and reasonable detail as such 
representative may require, an invoice or public vouchor supported by a statement of cost incurred b; : the Contractor 
tfi die performance of this contract and claimed to constitute Allowable Cost. Each statement of cost shall be 
certified by an officer or ofch*r responsible official of the Contractor authorized It to certify such statements* 


(c) As promptly as may be practicable after receipt of each invoice or voucher and statement erf cwt, the 
Government shall, except as hereinafter provided and subject to the provisions of paragraph <d) below, make pay- 
ment thereon as approved by the Contracting Officer. After payment of eighty- fiv® per cunt (85%) of the fixed ree 
sat forth in the Schedule, as from time to time, amended, further payment on- account of the fixed fee shall 1 be 
withheld until a reserve of either (i) fifteen per cent (15%) of the total fixed fee, or (II) $100,000, whichever amount 
is lass, shall have been set aside, such reserve or the balance thereof to be retained unt r\ the execution and delivery 
of a release by the Contractor as provided in paragraph (®) hereof. 
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«va -saKsssSiSsisasj ' 

tb’eretofore n>*de shall be subject to red*ati*n i on the basis of such aodit wot to fon*tkBrt« Al- 

srB»aSEgyr*^1^^ ttg 

«> - «* *-»>. «. 

eminent shall as promptly a* may be practicable pay any balance of AHowable Cost. 

<•> Th. Contractor and ^AW2fiSJT,S3l2 

ssnr^t^iX&*» »aeWt 

* X °* Vtl a) b Speeded claims in stated amounts ot in estimated amounts where the amounts are not susceptive of 

exact JJJeSS jS*reaaonable ^expenae^ inddenta! thereto^based «P™ the '[he'c^traetor 6 t£°th£tate 

to third parties arising; out rri the peKow^nreoftbc contr , writing to the Contracting Officer not 

™ f3SHf=E«.s ; s? r -' “■ - - L • — •;;■• r: 
— smksjmsjss «^sSKS L ' s ® stUtTBS ‘' ““ 

the Contractor under the provisions of the contract relating to patents. 

(f) The Contractor agrees that any refuml, rebates or tSM S?2£5£ 

or received by the Contractor or any assignee ‘*!S thT Contractor to the Government. The 

of which the Contractor has received reimbursing shaU i paid by tto^umwaci ^ ^ ^ ^ tifne o£ 

Contractor and each assignee under ^ assignment entered ^ condition precedent to final 

final payment under this contract shall execute and deliver at the tm*ot and m ( ? nclufiine eny m- 

ssnua? a&sr 3“ vw ssssls ££ sEhAPs “Sjirwuafsr a ’&& 

& 'SS& 

~.to. i-V to '■. <»r.i.l«d k, tt.. CntrMtor .1 •»« 

“ “ThTrwlntrf tor«"”d“T'.k.ll b. to* to to. Contractor as orovifci in the Srhodnl.. anbinct, trow.v.r, 
to the withholding provisions of paragraph (c) hereof. 

TtrnnnrtriAM a ns n OF DFFECTS (a) All work under ' this contract shall be subject to 

J|^.ra N 4 A *&.t. tt'ik. sssSS S3f JSlite’SSSK. » 

period of performance, ant Hn anj) -event, prior to , final -Se (Government through any 

inspection system acceptable to t J' e ( ,. G IT r i f T "mnt t ()r olants^ ofthe Contractor or of any of its subcontractors en- 
authoriaed representatrve, may inspect the P' a ^ °T ° A te „ t is made by the Government on the premise 

gaged in the performance of this contract. Tf any '""Potion Ar test is mane o^ Veauire subcontractor- to provide 

of the Oontradter or a subcontractor, the Contractor shall p . . ,l Government inspectors in the per- 

all reasonable facilities and assistance for ' h . e « Y J^overnment shall a manned as 

foi'mance o.f their duties. All inapectwtM «mi tt. ■_ . C r«itance bv the Government shall be made as promptly *e 

afiJraxrs *dSivUrr.r,s,Siob, -> «..«»- — w .. « 

fective in material 01 workmanship. . , , t . t than s j x (*) months (or such other period 

(e.) At any time during performance o v ,s . 1 ’ *w e Government may require the Contractor to 

as may be provided in the Schedule) Bft “ ^ !T ( , Contracting Officer, arrv failure by the Contractor to 

remedy by corroctwn or replacement. fts . ^’ r ™, "> nf h< F^t as otherwise provided in p~-agraph (d> hereof, 
comply with it* obligations under paragrai ( he included in Allowable Cost determined as provided in 

the cost of any such replacement or correction shall be imluded in A www ^os { stall be pay- 

the clause of this contract entitled “'A owable Cost b *1«d Fee «d l acceptance unless the former tender 
hb\e irTth thereto. Corrected articjce . Contractor faif^ to proceed with reasonable promptness to 

and the requirement of correction " ^ ,BC t Vfr'oJeroSmnt ??f may bv contrail or otherwise perform such replace- 
perform such replacement or correction, the ' unmi ^ ^stoned the Government thereby-, or may 

ment or coj-rection.and charge to the Conti actor > -enavment of any fixed fee theretofore paid) in such 

reduce any fixed /ee payable under this r *? U JTn T? th™ «as<e of articles not delivered, may require 

amount as may be equitable under the circunistances, or ( ) payable under this contract (or to 

the delivery of such articles, and shall ha yJ***f $$ be P eq^itable under the circumstances; 

require repayment of any fixed fee in^d clause of this contract entitled ‘Termination, 

or (iiil may terminate ««« contract foj K^S^lllo th^ Contractor or to such reduction 

S'o "row’s s. - f “ l ”"- hi ” ,h " 

rlan^p of this contract entitled “Disputes. , . ■ . ; ~h > / - 
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."f'gp aspinerwise provide- 
4 fuf ' nJ ^ ed Ktoperfy (u*fcl, is 
delivered or otherwise made available to the 
tmis contract ^ntltj^a “Government .Property.” 
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is 
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* .^a'gMSBrja 

atnOtents payable imdar this contract %ha ‘ - * 


al ieBdi«g l agewy ll * 0 d may tWa/te. 

& .xeaafiig38*eBt| shall cover *11 

** eubjecrto ^urti;;vT e ^“ UB unaer ““ cpntract ^ *** « v* *x*m ^ rr^3<£^^ 

, ? ..S ,5\%. e St*E 

swnaa of anycl^im arising under thai contractor to aw «& «SoS ’ ffiSST*** 1 *,** *V rni8hed to *ny as- 

srsa5^n;5«pa«*iss 

and ej h e 9 naei n if^ witrut ^W^aftw ro^’ti^ 0 ? 0 ^ 8 !! "* other', -evidence 

£m» iWnch derail as udil properly, reflqc? af net co«M«fc^^ 


sench detalfas w^UproperTyreflact allnet^oets 2rect aa 4 indirect nt - z=n — 

an _jNger v iees, and other costs and expens^ rjf ^^t^arV^n^e iir^l- u Jber {. nrnterials, <*pripmenty- imp- 

*«*»* *« Contr£S 


tbe provfg 
proval of 
the Contractor _ 
and if the costs 

«, (2) 

the. period, . 

apthorizecj ; 


,Co : nirhctin>" Offlcer"; provld^drLow7ve7"th« , J C,” P fa b«®? staii be auhjeat <6 th* g*- 

accotfntlng procedures and pracS ii £ hM * 9 n **H be required b« b* mada hi 

S^ly apIliShle to .tb^oontoS ari ^lily jS^J^ftoelSL^^ 6 * 1 ef0OTntfn « 

* Sorh/g 

b, is auik ^ n the h lmouStV5einSf£°unde? e ^T g ft ^ ’wntract « tSlnsStotton 0 ^ determines that 

than the office of the Contractor, the Contoactor a«M^ to wU1 b* ®*^ 6 «t a place other 

chaises or aa may he otherwise specified within t^Tea?s aftor ** l ment van **W r /wearing <raeh 

voucher, to such representative as may 'be designated for that rnr^,!”* 1 ! 36 ^! 6 ^!. 0 ^ charges covered by any such 
mentary evidence in support of transportation «sts as mav be ve^uir^*!^^ ^-^- C ” n ^ act L n g Officer such docu- 
du^ly authorized, pepreaentative^ ^ T?, W * M , M may b * rw J utr€ ^.. bf the Comptroller General' or anjr ef lifs 

the Conlxactot^lSmn^reaem^^nd^ make^tmi^ilf 6 ^' i^conde ^Stf f "™ en i to subparagraph '(S) above, 

period of time is provided by applicable statute! frdm thp^d«^> ( d ) years (unless a longer 

tractor after the completion of the woXdnder &e contoart 

voucher” or ''completion invoice” or, f^the event thfirS^tSSS* VWxMm. a*. tha/'ccoaMon 

of the termination settlement agreement • nufvhUd i 188 b*?” completely terminated, from tfie date 

dauee of this contract entitled ieou tag. ,,P ^j ^mrn 7nf C i Jj elate 1°, appeals under the 
ahce of this contract, or C) coste or MDe^s *^ n L-°C: cltiM ^, n * ^WW- 

Comptroller General or any of his duly a^tWfMd JeDra^t^i *? ba^b«e«'itoke»K(by^ ^ 

such appeals, litigation, claims, or exceptions ^av^bee^di^nn^^" nlo L ^ retoiaednby the ^Centraetee until 
period mentioned above. p e Deen dlspo9ed of - but in no event for less than the six-year 


*1* uuv Jk« UTM5U oi su&wan 

its records as required' by this clajj 


Substitiite photoatflphi; 

VI sucn records, arter the expiration of two f 2 > vears f r.i ™ '+n»T„‘' l" j s 1 . UI utae , r "utnennc reproductions 

Contractor of tta invoice or voficher to whioh R nrb L^i^liJ he ks , t day of tbe month of reimbursement to the 




inoluded 6) in J; hia p V arr *{L. (s) ’ incl « dltr » this subnet a 

Crisis subpofitract hereunder wfileh .a on a cost, coet-p^I^jced"- 

^ (b) The Cq 
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sj&Wffte"’ p “ Mh ‘" »*" **■ *&» ^w^ss&sssasLffl^sassnsssJS^ 

MCP 71-8, 13 Nov S? 

•onvmtt) .Approved For Release 2002/08/0Z_fcGlA-RDP81B00878R0001 00060028-0 





15 Nov 57 


Approved For Release 2002/08/07 : CIA-RDP81B00878R0001 00060028-0 


I'bbosejl he. 
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amoimt either fzfj.OTK) or five percent to ■ c f aXmUittAn of anv item oi industrial laumwco, v* v. -r™* 
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cost-plus-a-percwrttage-of-cost tf^sis. 

(d) ffh« 


tf) The Contracting Officer may 
turtle- to tfute rescind or re^state 
taking the Contracting Officer s consent to 


'.w 


(,) It i. «,. polity of _ «tf G ™". 1 *? 35 lKS? 
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* A«ftTSBf assn «sa 


p. the Congress to 
»ient production. 


corns 


iL UUUbWVH. , , v ,, . 


•nuU hwritwM eoiv* 


10. teemibation. ,(.) Th. ,»<— y». 

in accordance with this clause in w ^«^f termf (hXdii* in the term “default" any 8tichfafl<W*W 

ita performance of tMe contract m Wf**™ 5H ' *g E^rk^ereinfter aB engineers such performance), and 
the Contractor to make prpgresa m the probation at 8 uchl eager periods aa the Cowtraettn* ©flow 

a asijeH&^S MsSmsws ^ 8 -* -: »«s£3 


s no further orSws subcontrwte for is%>t r tM^n>^^ ; Wi^esSiil*^ * i^SJS* 

ton of such portion of the work untet tte coatoict m mnoi teTimnated by tl* Noth* el T«mi- 

a»(f subcontracts to the &ttcTit that they .•!?«£** P j the extent^jr^tad^W the Contracting 

nation t (4) assign to the < 3 ovetnm^,Jfi the manner and to e_ gugconteacti sp tarmieatfld In whiafc caae 
rf Wright; title, and interest of the CuMc Jtft*** the orders .or arishST out ^ feaMf* 

Se^ownmenfc shall have the ^ h V !n^ its ContW*W Officar, totfee 

nation of such orders and subcontracts, t®),?}™ the ’*BP « j aJ Jl conclusive for *1} purpO*** nf this oi 

extent he may require, wtdeh approval i? r rtI»^f a arislTi£f *out of such term lhatiou ol:Or4«^s and ^ 
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rj&gZJiXp* 

i^oss-js^-c St« tl ^d h as 

ration tv the Contracting Officer upon removal of the items, or if the items are stored, within forty-fiv*(5 * 
dayTfr*!. the ^ date of submission of the list, and any necessary adjustment to correct the list as submitted 

shall he made prior to final settlement. 

m illation cllim irSe t f«m i^withh^ ci^TractL^Officer. 8uelf claim shall be 

iH : H ;is s & trrrtfsfc . ‘Xzltzi t-j^ss^^stss s& 

tu. ,-vear neWrd or 1 mtiensffin thereof. Upon failure of the Contractor to submit it* tetwination claim within 
the time allowed the Contracting Officer may determine, on the basis of information available to him, the ammiat, 
if any" du“ trthe ContrS by reason of the termination and shall thereupon pay to the Contractor the amount 

so determined. 

Subject to the provisions of paragraph (c>, the Contractor and the Ckwitr acting Office®* may 
the whol e or any part of the amount or amounts to be paid (including an allowance for the fix'd fe*> to the 
tracto? l y reason of the total or partial termination of work pursuant to this clause. The contract shall be amended 
accordingly, and the Contractor shall be paid the agreed amount. 

(e) In the event of the failure of the Contractor and the Contracting Officer to agree in whole or in part 
as provided in paragraph (d) above, as to the amounts with respect to costs and fixed Sec, or «t> the MWWPt 
nf Hiri fiirod fee to be oaid to the Contractor in connection with the termination of work ^irauant to this clap**, 
the Contracting’ Office/shall determine, on the basis of information available to him, the amount, rf any r du«te 
it Contractor by reason of the termination and shall pay to the Contractor the amount determined as follows: 

W ,n if the settlement includes eoirt and fixed fee— 

(i) There shall be included therein all costs ami expenses reimbursable in accordance with ^>3 contract, 

. f nrrvviniii.lv mid to the Contractor for the performance of this contract prior to the effective date of the Notice 
„f Verm i nation! and such of these costs as may continue for a reasonable time thereafter wRh the ?! 

or as directed by the Contracting Officer, provided, however, that the Contractor shall proceed as rapidly 
practicable to discontinue such costs. 

(in There shall be included thereto so far as not'lnciuded under (i) above, the cost of settling and pay- 
ing claims arising out of the termination of work under subcontracts or orders as provided in paragraph (b) 
(§) above, which are properly chargeable to the terminated portion of the contract. 

(lii) There shall be included therein the reasonable costa of settlement, including accounting, legal, elmj- 
• i . n.l nipr nvnenses reasonably necessary for the preparation of settlement claims and supporting data with 

and for the termination and settlement <* subcontracts there- 


forX termination and settlement otf suteentracts there 

sE rat 

Contractor P there shall not be included any amounts for the preparation of the Contractor's settlement props a . 

<iv> There shall be included therein a portion of the fixed fee payable under the contract determined as 

follows: termination of this contract for the convenience of the Government and not 

for the default of the Contractor, there shall be paid a percentage of the fee equivalent to the percentage of 
the completion of work contemplated by the contract, less fixed fee payments previously made hereunder _ 

,K) In the event of «;? termination , ot ’this , contract .for the defa^t of th.^1 tag 


?<w by this contract. . 

If the amount determined under this paragraph is Iqsb then the fee ther * 

fore made to the Contractor, the Contractor shall ropay to the Government the extern amattml. 

(2) If the settlement includes only the fixed fee, the amount thereof will be determined in accordance with 

subparagraph (1) (iv) above. 

<f) The Contractor shall have the right of appeal, under the clause of this contract entitled “Disputes j/’ fr«* 

determination made by the Crnitraetfng Officer under paragraph (c) or (e above, except that if the : Con- 
tractor has failed to submit its claim within the time provided in paragraph (c) above arvd has tailed JgJ 

ot surt “me he shall have no such right of appeal. In any case where the Contracting Cfficar has 
made a determination of the amount due under paragraph (c) or (e) above, the Government shall pay to ^Con- 
tractor the following' (1> if there is no right of appeal hereunder or if no timely appeal has baen t#ke*y 

LmSunt bo determined by the Contracting Officer, or (il) if an appeal has been taken, the amount finally deter- 

mro*d on su^h appeal. 

ia \ arriving at the amoun* due tho Contractor nnrfer this ciaaae there shall be deducted (1) 
d.J 8 U«“ w otNr^ unliquidated parents theretofore made to the Contractor, V) any claim which the 
rnvArnmcrt mav have against the Contractor in connection with this contract, and (3) the agreed price for, 
or the proceeds of sale oi, any materials, supplies, or other things Contractor or sold pursuant 

to the provisions of this clause a*d not otherwise, recovered by or credited to the Government.. 

<hi In the event of a partial termination, the portion of the fixed fee Which re payable With respect to the 
work under the continued portion of the contract shall be equitably 'adjusted by ^ ee "', en W tW 5? t n .»rf Cf, * ltra< ' tor 
and the Contracting Office*, and aueh adjustment shall he evidenced by an amendment to this contract. 

<i) The Government may fro* tin* to time, under such terms and conditions as ft may ptescrib^ 
partial payments and. payments on nrcowxt *K*rnst costs incurred by the Contrac.. , ,, 

terminated portion of the contract whonerer in the opinion of the < t.ffire. ***.■ .a..* 
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^SSion*; llrtrtM*- freightl MtHMW UT1 ^ a JiL^ eV ^ * eat 
make PHnsreas >&>e feo bufth ttrtiBtf&y t&ifess Wife "Cwi 

*»r*k** -to 4)# fwrniihted^todtei 1 !^ Whih dbcTV 'dtttJr wui^a r ana>M# HRWTC'W* *rw* 
Contract**- itj l«<tJflg'H)“»lf(^itt*' '*^, 8 ^ c tS«25i^W re^Sl^W WlE^t4$JS3» 
have failed matmaW < 'to^o Wig *ttj» ^^^^\.2^^^i^It^lne^« auw¥a™reWA6(MsionM hy any 
ascertain the ^fhe^eHwry^Bcheduk sh^l be revised accordingly, subject to the rights of the 

* “» - 5“ » ’ v 1 * 1 "- :.■ 


Miitetf- default with reasons therefor. Such ”9^ c ^?u i < Li :e ??^| ±u 
b JlfWfe the eomtfletftm <MG ^edfl63W Hw Y5 

lit imaOi titvHee v ls - thfeh^tto ■ tH6 ebtteflt th^ interest or v^v-j^ 

jt/SHS iSffi' twS^'iftSS'S^®^ 


of wo^ ^wit^ fend ttMbrt*eifttM#‘!ii 
ng Officer written notice of the antici- 


• Except- '** othetWhre hfevidfed^ Wltffar.',‘.l?9^ M^L 

**m ■*ur*:** l 9v~* < ttJsattM 1 


fess %$&%£§, 


1 U >W «7 >UUV 1 W 1 V »1 *■■» . .. , . ,". 

deMmined by a cstrft 
sly erroneous 1 as necehsartiy to 


*xT 4 e ■^^ b S^fe r ^m.,/^wo^ V . ; »v : - xv 

knowledge. . »: » - ’ r ‘1 : • ‘ 


‘tt, in th. —* ./Ww*' .••*■* » ««J~|S-* “ e *3°" ° f , Jg.. c ,! ±. h 0 ^ agijff 

Swiwssi?i «as^w w -vA 4 * “-cr 

the^ Go^nmtnt a*a.^t ‘the; cbtfm, toeing ^s^rt^d. . ; ‘ ' * ' it . . ' . . ,„. 

14. BUY AMERICAN ACT. The Contractor ^ r ^ i ^ R ^^ r ^rticW% Matwto^^and 1 awlylfes” ^ he»ii«4t« 
unmanufactured arti^S; wh^naJs l wid ■ mined «r produflwt “t the United Itaios..aad only tpth 

referred to In this titRne. ST Se B Tlni4l PT sE^ HMr.'«0,«w .s«|,p»ea ; mfi»«h 
mamifactured supplies as .have Ueft, maniac 
produced, or mdnuf acturea, as the iase ma> 


referred to In this jplWise as "auMuep. r .aa r»ye ^I fini^ Stat^ sSst^aRy. alLfw* «»PP«ea rnM^h 
mamifactured suppHes as; Wa “in the Umted Stated Rhrsuant to the Buy American Act (41 

prodtrited, or mttntifai^turefl, as the £ase maj be, , ^.v w jfu respect to supplies excepted by the Secre- 

Cl.?CCode , 10 a-d) , the foregoing provision shall notapply JO UniwS States, JUBniJg 

tary iram the app^catio* ^of ttott Act*. ( 4 ^) . wth rea^^ «hieh art ol « «!*«« W Wwd detecrtninica 
reapect to tW supplier under ^ as the'ttfes^ Way 

S^eta^y or W& ovOy quantities anti <* a’ satisfhcto¥^ tfual^, 

be, uvthe United States tft.nu&cumt ^ contract 

w (ty) with raepaot, to.auoh .mU» f«jtn ‘hereu^ea t« hto dSTaStlWriaed renrisentathrt net'tyftb 
tured; as are of a clasp or • ^Waa.datermwd b y % e . WiSted' Bwtw ki • auftelent and reasonably 

miped. produced, or- ^ o^ilrfftctorT^ahrtnr, praSd«^S3b (bhis f 4fltce|)ttoS‘ (W^ shklt 

RvailaW ^States ^ Bueh 'HuW^' ape* tmattufAettttad iw «h^ Xhiited 

22S3u- ../ d7SU*« '■»*“•>’• 

JWSS^» 


amenSd, and; t» all other pro^istWM and exeepliion* of said Law. 
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Ko ! labour 
«f the Contractor'] 
i w permitted to 
condition that 

tracior engaged inTlhe performance of this contract shall be computed on a basic day Tate of eight hours 
per day? eatf’work in excess of eight hours per day is permitted only upon the condition that every such 
laborer and mechanic shall be oosapepsated ror ifll h mm worked In WMtefi* of eight 1 libfi*# day Mfcot* 

’ - times, the.i baaic rat# of pay., For- each violation of the requirements of this 

dollars diaU he Impeded upon the Contractor for each enckilaharar lOTunadbaaie.* / 
w ««, phS whfch.aueh tmpbyat Lift < required or permiked to* teb m Aon* tint right hours 

upon *said work without receiving compensation computed in accordance with this clause: and all penalties 
thus imposed qjiall J>e. withheld for the uae and benefit <*f ttya Government «. . . q i' 


17. NONWSCMfrWNATfON m *jrptOYWlfeNT. T -(jir tn conhection with the ^ , 

^ *“ — -‘“pldyee, qy: fppfldftqt 

. . f’g”‘ 

tkm; rates of pay br'titkdr forms of comperntetidh; and selection for trainfqg; inilp 
tractor agrees to post hereafter W censofetiods WaceiS, available for employees am 




j?a b# worl, 

w *8Sm 


toy-off br 

®mtices“ ' 
t$ for 



suWoobracIft herauader, except 


m OFFICIALS NOT TO BENEFIT. 1 No member bf oaHadlegate t^Oongresis or ^fdgptvOpmnifss 
be admitted t* a»y share ,or part of this contract* -or 1 to dfly -bbheflt that may a tm' thkdftbrtft out thli 
snail net be construed to oxtead this Contract if made with* a corpdtatioA for fte ^enefrajF^beneflt. t t ^ ^ Jf 

19. COVENANT lAGAI NOT 'GONIilNGKOT FEES.' tour 'Contractor warrants' thdt no ■tiUMg'igfafi? 

S g > bgefi employed, or retained to solicit or secure this contract upon an agreement or understanding for a cotn- 
sskgv percentage^ brokerage] or 'contingent fee* erceeptriug bona ftdaerriplryee* ar bor^ lkieLefftawished eom- 
meTcial or selling agencies maintained,. by ttye Contractor fqr the purpose .of aecuriag butinesj- Fhr.br^h or Vtor 
latiori of this warranty GovetmueiiF hftqfl bare tlto right to 4hnul tw contract without 1nMQtrar,in fto 
cretion to deduet from the contract p * cbapiderattofi the fpJl amouij^ qf such eonnaiss?op,,l»ercantag^ brokerage, 
or contingent fee. ‘ ‘ ‘ ' ^ 

20. GOVERNMENT TROPBRTYV (ft)* The Government fh*!l deHve* to tff« Character, for - use for contt«6tt 
with and under the terms of this contract, : the proper ty dascrfbed in the Sfehedule Or ^ecmcatfons, tmrethdr 
such related data and infoafitmtion ftb the Coiftractbr'may request arid as rrttrt resapnafily he SJTOTw *$£, * 
tended use of such property { hereinafter refbired'to as “Governm^Wurttished q 

hortnance dates for the supplies br &fcrvk*i4td be fhrniShed by thfe* Contractbf unter this tfgnl&JWjj [fiWl 
the expectation that Gorermtteirt^furrfitfied'P use'wift be Miveretfijo the Oiptraiftor;^ xhp H 

stated in the Schedule or/ If not so stated;^ ftrftetent time to enable/ 'tSife Co mr actor t6 
parfornwtnce dates. I« tfee event that GOVeft^ent-^rnisheft , l Property ifi' not doHveFed to the yphtfraotor by 
time .or .times, the Gbntractferkr (WReer : shftll^tipn > timely Written reaueirt ihkde by m^e a deter 

nation of the dday ©oe«si<«M -the L Cbdt^ctor J ihd sltelt equitably' adjust th^ demnatfed eust, ffecea ffee, or delh 
or performance dates, at ^ all of them, and .any other contractual provisions affected by such delay, in accord- 
ance with the procedures ptpvteed far ki the clause of this central entitled “(^mngesi*'' In J ttie event that 
Goyernmeht-furniehed Prepeety & eeeeived by ^the 'Contractor in a condition nut suitable fbrthe intended n^,<he 
Goa tractor shalL, upon receipt thereof notify 'the Gontrecthig OfReerof sudh fact and," ft# directed by the Oowtraet* 
ing Offtoer^ either (5$ retains each property at the GovapHTnentM expense Or otherwise dispdbw t/i *the 1*58®^^ ^ 
(li) m ate repairs or moobficationto. Upon itompletion of (i) or (ii> above, the CorttmOtlng' Offleei* upon ^written: re- 
quest off the Contractor shall- equitably' adjust the estimated cost* filed fee. or delivery or performance 
all of them, and any other ^ eomraetual proviskfti affected by theFetUml ot 1 disposition, or ttie rojpalr or mowferadn, 
in accordance with .uie procedures provided for in f %ha clause of this contract "Witi^etf. <c €hatoj|es. Tbo rwegoiftt 
peovisioftft for adjuetmaafcjare .ftxektsive and the 'Gevern#Mewt lJ sh*ll not be Hable to MHt ter^Wbach of cohtjarf bf 
reason «? any delay 4n f detivery \ot i.Qovermn«iot4ttrftished J^tep^ty 1 or delivery of such propterty in a eonditkm not 
l^tabjp for ite inten^4rVieu , ; .w . 

(b> Title to all preperty ^urniahed^ Aall remdjn Jn the G^Mphi^niJlitte - atl, progrty 

purchased by the GontTkctor, fbr the coat' of Which ^ie Contractor 1 b eptltwd iq % ^ ttptt ^ 

cost under this contract, shall pass to ahd vest in the Government upon delivery 6f sUdh property by the Vendor, 
Title to other priwpe^ty. jfchptewt.of whteh 4a teimbunuible to the OoHtractpr *ader thia cwitract, shall pass to and 
veat In tne Governmw upon U) iatnaact *■«; of such property* In ^ the/p^o^nmwe-oiwtWs or (nl 

commencement of proaqaaftw or, use of wwh.proptirty in the. p«rfom»uoe:of this oejtei»jt/orA(iii> TeJmoursemgm 
of the cost thet^f by {ne Gove$nment>^ whitherver .first opcars. All Govern aisnt*»fuit»tihedi / F»operty', tegether 
all properxy acquirMi by the ContrAmor, .title to; which veafcs hi tha Govanmae^t imtar this paragraph, are swbjaet 
to th & ^ provMdW uT^s, Ahm aaad ate hereinafter oolloctively referred to as^ ! Gove»nni®wt Prep«rty/ ? 

to) Tittg to Govuwmtenf ‘Property* shdll not be affected by /tjte ii 

any property not owned by ^ thia GoVerftment; ndr Shall such Goverfnnent Pfppe: 
become * fixture *r lose its identity « jeriotiafty by reason of l |m 3 totiqn* to 
maintain adoepoate property control wcotdS of ’ the GoverYuhent Fropetty and ^ 
ertyas such m accordance with thd of the fci Sldriu*tl‘foT Control 


i ^ ;attachmsnt thereof tb 
oF' any jw^t thsreqf, be « 


imiffl wop- 
i Pdsaefflioa 


of lie 


of'^ratmetM^ 1 {XippM&x ¥,"Amed^li^!oe8 i« dteH' 'oxSiu} 'd»1 

which Manual is hereby itieorpoaftted by reference and made' a part of this contr t e4t* v 

a The Government Property! pgouiitod xw furnished pursuant to the terms of this foomtraat shall, tinteas 
a provided herein, be ui^rPflJy for the' performance, of *hi8:«ontmct. « - * '' ' # ' ■ 

. {•) The Contractor ' shall matetain 
for /the matiitananee, tepale, 
ability and usefulness for the porflortnimefe 

ply wijth all appreciate (Erections of ' Yr r 

iwe«sa*ry ^ ww pmteefetew ^f ptversKneht'P^pistty: 

m ifw or (buwu» tf^h^-bwwmea* Vwpt&ym-ti*** 

^efeSei irtcldeiiral to such loss or damSgfe, except that the Contractor shall be responsible for any such loss or 
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fiWfc 1 ' N ” 57 

aamage (inplu^ng expej\w thereto) wfeach result# from wiBlto mifooiukot «r }Uoh of good iafctr 

on the part of any of the Contractors directors or officers, or on the part of any of its managers, superintendent*, 
«r e^valeni-rttpreftetit^iTeeK/if^ hasi«ttpahV4sion or directipp of (I) all ’ ' " 

trActort boHirrefck, dr 1 {If> fell *r subrtaififfiatHiJ 4ff bf ' Cantrictbr^/ otretatiW 

kjeatJon-'in whith tWs fcofcttiaet le pterfirtocd, dr (ffl) a separate and cfcftipl 

connection^ with the p^tfhtoance • nf tros 'fcbntfcttct; or (B) whidh tbifcilts from ’ i‘ fi 
tractor* dim to the willful WiStebedidoct br hick df good faith on im part Of ahy of 


repfe^ntat|yeg ip sub»ar#grai>h (A) ;*b?ve ( 

mdfn^trtal .practice, $e program Tfor wiftintapajoce* ; r©i 
as recj^iredby paragraph* (6) hereof, or (II) to take afl reaso; 


il) to maintain . end administer, 
■*r f protection and preservatiqn 



(trial 
:t of 

tot-S, Officers, #f dt 
in accordance with sound 

of Governmei^' ^opejrtf 


with any appropriate written 


_ _ _ _ , able steps to coj 

direction* of the CoSrtoptftthrg Offiben under paragraph (ej ’hereof: or <C) for t, 
nasppnfrifeta vmder tHd vtcttresm tefrtfc 6f the chruso or clauses dfeSfetislted fn ttie Sc' 
a rieto exp*«s*iy 'toytri*#d to be indhrW ' thtdcr' £Ms contract/ bht Sidy to thfe exteh 
be pncxrarttt maltrthined, or to extent *>t ihsuraftte kttual^'worpred Br^^ , 
or (K) which. iwuHs fwma riWT‘#Bicfr ii fn fat* covered W irtSur&wfe urfor v .„ ( . r 

ra^feoviM, birt only to the* extontnf At&h thsur&nc^'^ refibburseM^nft jfl^vWed jtjn&i.tSdA afti ofthe above 
exceptijonsi shaU be mpplktfl^ ftr My th# ‘Cbittfhctbr'S lability under any onfe exception shall not tfmfterd 
by my i^.thnr e^epticm. This daitM; shall pot b^joaastrutd *a * TtlhBfying •m mbaantraotor ; A tom liaMHty/for loss or 
deat^wcfton, o$, ok dppiige to .Gc^expjftent property, in U* posaeacuorw on eamtrek, except to thirexUjrt 
contract, jjrttfi, |Ae t prio|r 
stick 



^,,dr appro Vai,oi;4ho. £tantoaalmg Officer, mwy provide teothe ncfepf pfjfchd mibtovtottpo* taocp 
Inthe a#m)Me of auck^appjpval, ttoj subcontract gihali' contain appropriate provisions mqutvifiprtta 

A i ‘“ “ toKfopd owdiAion iaa when receircd# except forretsogabte wear. awd timr* or 

aocoadmofc witik the prcmsipna orf the prime <g«tra*h.i ' :<• '*»<; 


xqiipn of ’#4 GAV^^nt^ property in 
for the u^liaAtip^ -of. «if pretty i * 


<fi) Oahtractt# 1 fiftihH'hot hb redlPbut'sed’ fbr, attd shall not ifycltidb i$ l 'm pf ^arTboaii th^ 


tp "thte GoVeThpobit 
to' carry staOn insurant 


of immranae, or any pfpvfaipta fo^' a 


, _ pit M' a rhaOiv^ ^o^eidhg tho rt$fc of Io>h‘ w’ dr <&; 
erty, except to thli- eXtehfc 1 that : the Gbv«mm&nt mhy have repaired the CdiffrAcfe 
any provision of .contract. 

. • ^ (iii) Upon ’thai^pfjpafuhff of loaa or 4eatnwtion ofrer dhafagr to thte’ Go^emtrtedt? Property, the <fotfft*actor 
ahall notify tho Coatuactm# Offieer thereof,] and shall eemmnnlt^rtc with the Loss and ®*m&e Orp&nlxatfbP, if 
any* rww nr hereafter dfeaignptBd by the ^ntracting Offieet, and with the- afcsf stance 6if the aivd SatrMb W* 
Sanitation so designated (nnleaa tha Corftracttnp Ofteer has designated that no sueh orgntifratfon be erh|tfdy4d*l, 
shall take ail reasonable Bt»ps- tto p»otaci r the GcWemrA^nt Property from further dAnttkge, separate the damaged 
and ^pdckmaged Government Property* put all tb* Government Pro^ierty in the possible etder, and 'fpfniyh to 
the Contracting Officer a ataten>enb (tf 4A) the last, tfeeWt>yed and damaged Goremmeirt Property, (») -the time 
aad oarigin of the loos, destruction cu* damage (C) all known interests in OommiAgfed property of wWeh ifie 
Government Pcoper^r i*i* part; and the inswranco, It any, eoverit^ any pent of op interest fn m»dh eommtngted 
property. The Ckttifer»ctor shall make, repairs wnd renovatioas of the diwnaged Gbvermneht Property or take seeft 
other action^ ae the^Gontraeting. Offieur aipacti* ■ * f *. 

(iv) I iv the event tfw Gtmttartor is indemnified,' refmbufsed, of- oth^r^fee compensated' f or any lOs? or fle- 
gtmctioa of cr damage to the Gkyrermnhfit Prtifdrtjr, it Bbalt tfee tTie proceed? to T^pahr. reriorfttO o^r repfece foe 
Gtovjeeiwwmt Proi^erty hyeolvod,*(w hhAll"Credft‘ sudh pmeddi against the cost 6f the work covered the oontraet, 
•r sthall otherwise reimburse the OuTfefrtniertfc, ^ ^directed *by the (Udattactihg t*he Cotityactof 5h$n do Tlbm- 

tng te prejudice the right 'to irecovter agairist third parties for any Opmt loss, 


a»d, 

reasonable 


v ji ^ejauivu iiiv ixxii^rzrv m i w icuvycrjL naamoi vnuu j vito lui anj ivuo* i|^pu 

upon the raquest of the Corrthaetthg Officer, shafi, at the Government^ expense fprnisn to'.t 
inable assistance and <woperatfen‘'Obfclttdinr the- prosecution of suit and the brecutfpn of i 


i or darnel 
. overnmenv i 
s.trum^nta pf ai- 


neopeffatten ' <4bfclttdlnr the' prosecution of suit and the btecvtfpn ... 

Bigrnnen* i« favur of th^ Governmdht) in obtaming reebvery. In addition, wherb the subcdWtrtctor haa pedr 
reliftvsd from* liability for suiy toss ot 4 destrtretkm of • or damage to <?tovbrnfneht property, the Contractor sMtl 
enforce* iihe ilkabtHgy ^of toa abbcttritfacter fot such toss or destruction of or damage to the 

for the benefit of the Government. 


Government property 


(v) In the event any airt 3 *^ are to he furnished under this contract, any lo&s or destruction, of, or damage 
to, such aircraft or other Government Prppprtv occurring in cannaction' wfth operations of said aircraft will be gov- 
erned bjr the clause, of thh dptitriet; captioned ^Flight Risks, ’’ to the extent such clause i&*. ty it* terms, applicable. 

(g> The Govern meat shall at all reasonable time* have access to the premises whore any cf the Govehnmawt 
Property is located. • • 

i j (h) Tl^ G^ermneirt Prcporty/ dhfldl teinairi iial toe aessegsion of the Contractor for Stnfii period crf^tftnfe as 
is required for the performance of this contract unless the Contracting Officer determines that the interests of the 
Government reotofe removal of such property. In such ease the Contractor shall prorhtttfy hake such action as the 
dorrtjmoting Officer may direefc with respect to the removal arrtd shipping ctf 0ovnfnrrmt{t Property. In any such di- 
stance, .the ooptopat moy b&ematvdad to accomplish an equitable adjustment in the terms ’ And provisions thereof. 


* (j) Upon the . completion c^f thia contract, or at *^ch earlier dates as may be fixed by the Contracting Officer, 

the Contractor Submit to tjie Contacting Oflicar ia a form aoceptobie to him, inventory schedules covering 
all items Of the Government Property not consumed in the performance of this contract or not theretofore de- 
Hvorad to tire Government, and shall deliver or make such other disposal of such Qpveypment! Property $£ ihay be 
divectod dr authorized by the Contracting Officer. The net proceeds of any su£h dl^pbafiJ ihail be credited to the 
cost of Ihe work Covered by the contract or Shall be paid in such manner as the Contracting Officer may 
Tfce foregoing provfstons: s/rall apply to strap frein Government Property provided, ho^Vevor, that the Contractfug 
Offieer may authorise or direet rhe Contractor to omit, from such inventory schedules, any scrap ‘consisting of cv^- 
ting And processing ' waste, sufeh as chips, cuttings, borings, turnings, short ends, circle^ ^ripjujpngs^ clippie*, and 
reibnantW, Hnd tb »dW£bde / of Wch s^rap ^ abfcofdancd with the Contractor's normal practice and account therefor 
as a part of general overhead or other reimbursable cpst in accordance with the Contractor’s established account- 
ing procedures. ‘ 

(j) , Unless .provided heareto, the Govermucot shall not be undpr apy Auty or obligatkm to rwtore 

or rihabilitaU, or to pay Jhe co*to of the reatorattoa or refeabilitafcicoi «f the Gwtractor 1 * !>Unt or any portion 
therwoi wbi^h iB afteetod by Ae ramovql of any Government Property. • . <. ■ 

j^k) Directions of tbe Gontraeting-Officer and communications of the Contractor issued pur^aknt to fkis clause 
shalfbe ja. wriiingt < - ■ ,; 

2U INSUBANGfi^jblABILlTY TO THIRD PER8CNS. (a) The Oantmctor ahelll tf*Kmre am i tlwneafter 
maintain workmen’s ooiapenaation, employer’s liability, comprehensive general liaWHt^ injury) ^imd Com- 

prehensive automobito liability (bodily injury -aid property da«wrg«> toetiraftce, with" re fepeet to wcffoWnance 
undeff; this contract, and such, other incur a ace as the Contrasting Officer may from time to tkfte re- 

spect to parforwianee emder thi* ctmtnuift; provided, that the CoiH***cter irt fulfillment! of its obligation to pro 
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■ 4 . 1 . . »» 4 *nt and in tie msmiw required by ifie Contracting Ottfcar* 

(b) The Conbractor iWTees. » the egmt ai d * BU , ance by. the Contracts in. <crxr*cU<m 

a.'&stfflsfi. '« &‘sssrs«r •*&• & *•»— 

(„> Thp Contractor Hfc.ll be reimbursed: (i) 1. the of* hhis* ilehee, and ^O^or liabilities to 

ctis t of insurance a« required or J^™*rtv foiher tUan property fA) owned, occupied or use* 

third o err sons for loss of o> dsrnagre to property V p " eu*t^y P or control of the Contractor), or for death 

Contractor or rented to the £ ( B> or irtherX' arS oTrt of the performance of this rorrfrart. 

or bodily injury, not compensated by nworai ContrZcZr it* agents, servants or employe**, prodded sttch lift- 
whether or not cause* by the negligence of . t J ,e 1 ^ < “^“S, t ™ a "fJoW« in writing bytf» Government, and e*.- 

tnlHies 'ire rdprefeenteA ^J«! f^hihties dl for which the Contractor is otherwise responsible un- 

penses incidental to such liabilities, except ^iliges (I » >cn i of (n) with respect to which 

der the extern terms of the clause or clauses, if any, ^ improved by the Ctmtmcttnp: Officer. 

th« Contractor has fatted to insiireasreqiie ^ ^ tho part «f any of the ContrectorV 

or (III1 which results T!?J? d rfV managers, •wperintendesta. or t*h*r equivalent repwaenta- 

diiwtora or officers, or on the part of *n ‘ substantially all of the Contractors business, or (2) all 

iives who has supervision or direction of (1) all or s u A envy* -Kit* legation in ■vflhich tins contract, 

or Mntially ^ of the Contractor o^mtions at any one plan* .or cSinSction with the p^ 

Is being performed, err (S) a sl ^^. a "'l v f, 0 ,^ 1 l ot restrict the rfght of the Contractor tc he reimbursed for 
fonnance of this <^tract. 1 he fwtg^gsh^ not restrict^ ^ th p^mm-nco of this contract, other 

the cost of insurance maintained ’ al °r required to ire procured and maintained pursuartt tn 

8£"pKffi7„ Aliiwab ‘ e ^ ™ ter ** ^• oflw# ^ 

tract entitled “Allowable Cost, Fixed Pec and Payment. 

(d) The Contractor shall give th * ?|J er JStnst °t he* Contractor ta ^slng rn| wF ^ erfrtie pOTformarwe <rf this eon 
filed, or prompt notice of any claim mftd \ a ^*L r ,.vi„ to the Contractor under the provisions of this con- 
tract. thej cost and expense of "«*«£** which the amounTclaimed exceeds the amount : of .average, 

tract, and the risk of which then pwinsurea or * . copies of all pertinent papers m'eived by the G<m- 

The Contractor shall furnish imprf Exceeds the amount of coverage, the Contractor shall authorize 

tractor. If the amount ot the liabih y w ( t j, c , )Uns el for the insurance carrier, if any, ,n setthng or 

representatives of k°veriment to coUab or covered bv bond, th & Contractor shall, if required by 

defending such claim. If the liability is not insured or eoverea oi oo ' “*• d e f en d any such claim and to repre- 
the Government, authorize represenUt.vas of the Government ; p/ovided, however that the 

"2“*S fu “JfLjS?*! £i*SS*%k .be represenlatlves .1 the m the ««.- 

merit or defense of any such claim or litigation, 

22. AUTHORIZATION AND UONSENTWrhe ■ 0 S f This^n^or ‘'any ^hereof or" any 

saucSf ■- t’sasff^ss aarara™^ 

i>a. QUALITY CONTROL SPH^I^ICA/riON.—K^a^ «« ftMo^n^wi^ the* provisions of 
system of quality control dunng the pe orrnan^. ^ daU , of tMs contract, incorporated herein by referent e, an- 

SthTs fSSSSToiJ VP« specified in paragraph 1.2 of said specificabon. 

U. REPORTING OK KOT ALTIES. — ■ The provisions of this clause shall be applicable only « »he amount ot 
l he Contract is in excess of $50,000 ^ 

fa! The Contractor shall report in writing .''an^rovalties in° exrtss°of^ r ^50 1 Ha»Tbeen a paid ; or ** % 

cable after execution of this contract whether or ^ ^ecUon witb Oie ^formanee of mi Wixig. lt 
r>aid by the Contractor directly to any P* 1 ^ ar ct.o be paid to anv person or firm, the report shall include the 
royalties in excess of $250 have been paid o r are t«* oi pm ^ including the initial $250): • 

following items of information v-ith lespcct to suen n > ar{> w 

(i) The: name and addraas of eauh licenaor u> whom royalties .a excess of have m r* 

"‘I',, The patent nen.be,,. paten. ^Mfc. <-«• *»« *»>• “ «■« ^ *? 

f zX ~ - — ^ r msrssjf aftafsaf* 

sfc.xrxna.'sssi’S. ».»- <» rMn rrrZZ'^L t 

lb) tn lieu of rornittlbS a report unjer paragraph Ub t.n ;- h ° J nl f.“ 1 t X I “ > b^iSrf t 5 fitfi AV'tlnvem- 

report for each accounting period of the Contractor durng h - ap p r0 val of the 

me P nt. provided the Contractor's re^Vti and ««.ort shall be ^JSTrflSK 

copies as approved, as, sow as paet.^ fe 


TOYia.eil LUC uuuviav^ \ 

vision, Office of the Judge Advocate General. oved as so0n as practicable W©? ^ 

thereof has been approved, m the number of J ^yj w e ^nade in accordatice With Contradtor^s 

accounting period covered . by the indiidc'Tor the accounting period, the total amount of tuynlt 1 ** acmiitig 

established accounting practice and ” Vinn r.e’r annum on Ae Contractor’s over-alt business, together w»h 10 

to each licensor at a rate in excess o-t $1,000 p , . numbers, patent application serial numbers (with fil- 

the name and address of each snch licensor In) the patent numbe ...P # of the subject matter 

ing dates), or other identification of th*‘ baa - oeroentaae rate or unit amount, or if the royalti^p do 

of the license under which royalties ^ ,^ P r g ,tL showing ^the m^r by wlich- the royalties accrue . to 
not accrue by mie or unit a m qu » W^uch accoun tiag) of the portion of such rqy»|t*es that maii' V 

and iv) an estimate or approximation (without d^Ucd act n ^ Government, furnish at Goveeii- 

SKSUy - P.r~bK .ttribut.ble to Go,„u-». 
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via), la the ;ewnt;tt*fc.%* Goatraote^ reque 
frftph lit) ■ above tr the Glue 


amended, 

d 

axmj. ««« vOTltrfiXiTO^ 

or the copy' W ; the 


'MWpWM® \%Fas rqqulredto ■p^aphu^.».^. 

.x __ J if tL riannrt AaIIaH tOT* Kv 


MSpSaMBr 


vrupfi 'tti/wv^ **** vhi&t tHyiii 

JfgJ " CT & wrov^ to the Contracting Officer administering this po*t«M*. 

percent (80%^ 

‘ urttil /a rve 

*« .w,aa* owi «#vr ^ wtscjj asurej sufch 

*h$>*W &pSh 

time' finer making writ*' 
of this clause; and pro 
lyltbheld, in the amount 
or lx. the Chief, Patents 

report called for by par-w,.,... w ■« .i--* ■*■■«-. — r - 
No MMjWt ihall be .withheld v*dw ftU paMmpb when 
withheld unaer other provisions of this contract The wi 

forttie Contract# »ha!I not be construed ps a waiver : . L , . 

tract l ' ' 

AtrtKorlied^ or higher . 

(fb ) The Government shall hottfy the Contract ot erf the security classify Wonofrhi* 
thereof} and of Ariy subsequent revision* i» such security classification, by tha Use of a Security Eequiremerw* 
Check List (DD Form 284).’ ■•••■•'• 

ic) To the extent the Government has indicated as of the date of this contract thereaftCT^icates s«urity 
clMBmtttibtv aider this* cotttricf lai tfirovided In paragraph (b) above, the CWhtwcter Bhall safesrufirfi ait’ «a»sm«i 
elements of this contract and shall provide and maintain a system of security controls within its own organisation 
iw accordance with tbe requtrarruSrrts of: 


41 ) Tbe Security 'Agreement (PDFs* 

' T5M&' 


for (Sa'^fuf rtjlhK <?$*? W*. Jn 
Agreement ror the purpose of 



. /Mi anv amendmanfe to said Manus* made after tfwr date of this coatotaot, notice of which has been fur- 
nish adtofche cSrtoT by thfseourtty Office of the Military Dopartmenb having security cognisance ever the 

fajffiity./; 1 /«!••/• /.'ll I’ /'tv! . • .. • 1 t • •’•'•' *“ ' 

of the Military Department having security cognizance over the facility and representatives 

IBitary JD^pfirttoent df The prafiCr aption to' be takph m otJSr to ef.ee? compliance vnfh such rteqjjire- 

clfissificatlbPs th- security requireimertts under <tWs 
clause, and If such change cairtes an in crease Wr 
igis' irt'the’iaSmated cost of perforrnanee df this contract, the estimated <-?g* **** flxed f^jhaH, t» the extsht 
priate, be subject to fin equitable adjustfrrtnt. Any such equitable adjustment shall be WCWipi feted hi * 
Ir set forth In the "Changes” clause IP 1 this contract. * ’ 



„ .© insert, in' all .subcontracts hereunder wnicn involve access 
tlbn ■ prtytaWns which sfitfl conform' substantially to tbe language of this elau^iTmlu ^mg J^th 
m ' ^ ^ -- this ektoei Thy fern. tractor tnayWt h»JAjAM *2®IK£ W 


The Contractor agrees to. insert, .in' all. '«*^«tT,acts hereunde^ which 
v.u*t, pfbVTStons which shall con: 
btft excluding paragraph <e) of . 
subcontract enter fra into thereunder^ 

mit fruuitabk adjustw^*' to 

CbirtVaCt ftta appropriate to the type or suoconxract inywTw? ™ 

yiqafreineirts under the provisions of ‘this ' clause subsequent bo the date eff the inve^eu. ^ p; 

; •#« t . The Contractor also agrees that It shall determine that any subcoiU^rtorpropoaed ty 1 'j t 
and Services wfckh will involve gceess to classified i«fornnat)o* in thb 
SUSP'S aTpropS facility Purity durance, which Is still in effect, fifilbr to being accorded a«ea» to^fOth 

dlass4fted InfomaiSen. 1 ' ' •■ . 


** urai «» ttWAiwy ITTBLIC C6WTHACTS ACT. — If thib contract is for the m'ytdfa^ird ur "Ptnt ii^ring t df 

an amount whWh %k«eds or may , cxcocj 

Dhhil/l'in thoWaish-Hemev Public Contracts Act, as amended (41 V H . Code 3fMM, are h^eby ineof 

bofat^d 'V 1 retectiCC fill representations and stipulations required' by said Act and 

uhdgr Ty the SeOrotafy of Labor EiMi representations^ahd strmila^s bhi^'. subjert to all applicable ruln^.^ 
inferpretatdbhk of tlie SeCTetaryof Labor which ate now- oh may neteaftBt he th etpect. ... . . U! „ .. 

' — . . . J. . XV . 1 2. 


Tk#h fioveriMifctnt in&v. by written iw>t4o€ tcv thei GontJSftC.1jor^ t6iiPi3|lJ|Ate..the right of 


.80. . GRATUITIES, (a) 


rtded that the MMltf t *& fcl " “ 
ftHffinga Shalt be ficfemi® «wd may 
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(hi In the event this contract is terminated as provided in paragraph (a) hereof, the Government shall be 

tsst sf ssrtfiass 

contract by the Contractor, and (n) a . . i thp Secretary or his duly authorized representative) 

thin ten 'tines the costs incurred by the Contractor in providing any 
such gratuities to any such officer or employee. 

<,) The rights and remedies of the Government provided in this clause shall not be exclusive and are in ad- 
dition to any other rights and remedies provided by law or under tms contract. 

mmmm&msmmmmm 

foregoing actions separately or in combination. 

(I.) The provisions of this clause shall only be applicable to technical data ™ ch . L^called ^or hwX 
manuals, or other information necessary for the proper maintenance or servicing of the end items called for he n. 

s sjxs 

of such supplementary or superseding specification at the time of said quotation. 

o,, vn'l’K’K TO THE GOVERNMENT OK LABOR IHSriJTES. Whenever the Contractor has knowledge 

^jnxfsnattsn 

the Contracting Officer. 

'll ^HIPMKNTS (a) (unless otherwise provided in this contract or unless the Contracting Officer acting 
un trSf „te5L. « 



w „v. equipment __ 

Conuac W, “anh or aPthe point or po.nts nearest thereto at which delivery can be affected. 

Gri Whenever it. is provided fn this contract that supplies shall be delivered f.o.b. specified destinaUonB, 
surhaunnlies ”ha?’ be shipped direct by the Contractor to the specified destinations on commercial of Iwlmg, 

a? Ihe expense of the Contractor. Provided, however, that nothing contained town shall «?***‘^*^ 
of the Contractor by the Government of any such transportation expenses if this is a cest-reiuabutsem type 

contract. 

<r.) Notwithstanding other provisions of this cantwot, Ahh»m«t. **(«?’?» ww*? If ‘ «SS 

srijs-4sr ,ar fssja 

lading, charges to cWstinatioaifs) paid by the Ccmtractor. 

/ j% u ( ontractlrur Officer directs in writing that any of the supplies to be furnished hereunder be d«- 

*xt% zs&tixz SS 4 sstfe r»sasr»:sss 

(e) Shipping Instructions. If not otherwise provided herein, names of consignees of all su PP lles ta 
f??0> days prior to the date on which any iff the articles are ready for shipmerrt. 

shall immediately be made to the cognizant transportation activity specified herein. 

/ v .V n f c;b VM ntflnf« At tb« time of delivery of any shipment of sttppftes to a. awrisr triTtvpoTtn 

meat U> be 

. . ,, . . • f tv 1 : Arv T’imp Por nurnose of determining the fulfillment of this contract so far 

s svuzv a sarans scs 

to 1 destination. 

: m 'cthinments bv the Co'vernment. Unless this "is a cost-reimbursement type contract, any articles, supplies 

or points nearpst thereto that carrier’s equipment is available. 
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32. OVERTIME AND DIFFERENTIAL WAGE COMPENSATION. Except as otherwise provided in this con- 

aefc thft dOfcte of riifferftTitiRl WflffA or OVArtlm^ will k<a aa on rt t nnes+ 4- „ 4-V„ 


L “ V un oniiun. os utnoiwioc piu v n 

tract the dost of aiirerentia] wage or overtime will be allowed as an item oi cost hereunder only to the extent 
by the Contracting Officer. Cost 6tf overtime shall mean the entire ehst therlebl including 
base and premium thereof. 


approved in writth; 
the straight time 


33. PRIORITIES, ALLOCATIONS AND ALLOTMENTS. — The Contractor agrees, in the procurement and use 
of materials required for thp performance of this ponfrac*. to comply, with tbp provisions of all applicable rate* 
and regulations of the Business ar>d Defease Services Administration* including Defease tHftte5*l» Sysiemregw* 
la^osa. • 5.,.. , . . :-r, . . . , <( ., i' r 

■ . . . . : ■ ■ v . . < < . . ' ' y . tv 

To the extent revuhrad by law, this enwfcraqt ts: subject to the fteuegottottofc Act 

7) as amended (P.L. 764, 83d Cong., 68 Stat. 1116; P. L. 216,84th Cong7, 69 Stat. 



„ ___ COTII 

clause shall impose afty reneg 
not hnpoeed by an act of Congress’ hereto 


j itft the n 
on with respect to 


— KJV 1 MV . i , U. *I1U| U3M1 UVU^., 170 UUtV. 

■enfegdtiatfon or cbtttrgets. Notmng contained in this 
tfiiri contract of aftjr AiibctintfiiOt herruridet 


. ~.j . -i. , - rr — ..-..-—ter enasled. BtfBJfect to the forgoing this contract shalFfo 

deemed- to contain ail the provisions required by JSastiwr wrSEifcel Renegotiation Act of'19M,a™t by any *ndfi 'other 
act, without subsequent Contract amendment streffiTcalty ihaorporatnig^sietLjjrovlgioTis: ' -•••>■- 

(b>_ The Contractor *gr|ei to insert the prorisiohs of this clabie, biduifintrlfrii puragranh (b), in all sub- 
Is defined in seeHoit J03g of the Renegotiation Act of 1951 orMji anyauWrtqaett atf of 
Cb»«r«fproyid>ng for the renegotiation of contracts. : 

35- GOVERNMENT BILL OP LADING. When it is provided in this contract that, the supplies shall be de- 
livered other than f.o.b. specified destinations, ah^nent(s) wiU .be made on a Government Bill of Lading.- Tbe 
required number of such Government Bills «if Ltfiuig will be furnished to the Contractor by the cognisant traps- 
portation activity. The Contractor snail acknowledge receipt of these Government Bills of Lading in the manner 
described. - A* shipment* are made, the Cen^ractor shall prepare and distribute the applicable Government 
Mis «f Lading in accordance- with AMC Form 282, “Instructions for Completing V. 5< Government Bills of Lading.** 
The Contractor aie© agrees that Government Bills of Lading in excess of the t-e^wirements Of this efrntra*t Wif! 
be returned to the cognizant transportation activity within a reasonable time after final shipment. 

i HIATUS REPORT OF GONTRA£T. (a), On op before the thirtieth day of the month follow^ 

ing the end of each calendar quarter or fiscal quarter of the contractor, until ‘ the performance, of work unde* 
this contract is completed, the. contractor shall submit to the contracting officer, on forms furnished by the gob toact- 
ing officer, a report of the nnanclaJ status of tjie contract, as of the end of such quarter. Such fopm may require, 
with respect 16 each item of wotk under this contract, the information called for by DT) Form 1097, 1 September 
19 b 7, a* by ap amended or substitute form calling for substantially the same information. The contracting officer 
may extend, the time for filing aojd report for a period not to exceed ten working days. Li* addition to the 
quarterly report, required pursuant to this clause, the contracting officer may require in writing one report of such 
B nature from the contractor, as of the end of a month. H 

mt randily the obligations of th$ coptoactor ^der th^eiauae of this c<mtwwfc,ttititled 
V however, if tk* ffpnt^actor sn> designate* on the rfiport^ toformstion required to 
With notifications required by auch clause may be furnished through the report required by this ejiuuw. 


owHwction 


/: + / ; ■ 




T *r,i ' . 1 .<> 

i , 1* • i-; 4 . r 


. . • ■ ’ . ■ i.-. . o; # t vf . i.xv^u .». 

■: -f, ■:»> vli. 

J : ■ ’ \ : rpiM<L4i«qii7K. 
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of the response period and. upon written request, deliver t-> the Gont r acting Officer such duly executed instruments 
/prepared 1 1 y the finvnmrcnl; us arc deemed necessary to vest m the Government the Contractor 3 eBt^e ri^ht. 
title, and interest in such Invention and the application, uihjeet to the reservation as Spec:! fifed in ‘(d) (ft) froevye: 
and r 

(v) The Hontracto'' shall deliver to the Contracting Officer duly executed instruments fully confirmatory 
of any license rights herein agreed to be granted to the Government. 

(n) The Contractor, or those other than the Government deriving rights iron) the Contractor, shall hate 
the exclusive rights to file 1 applications on Subject Inventions in each foreign country within: 

rG Nina moathe from the date & corresponding United States application I's ffidd; 

fin Six months from the date permission is granted to file foreign applications where such filing 1 
been prohibited for security reasons; or 

(iff) Such longer period as may approved try the Contracting Officer, The Contractor shafl, upon writ- 
ten request of the Contracting Officer, convey to the Government the Contractor's entire right, title, and ’In- 
terest in each Subject Invention in each foreign country n which ah application has not beep filed Within the 
time above specified, subject to the reservation of a non -exclusive and royalty-free license to the Contractor to- 
gether with the right of the Contractor to grant *ubli censer, which license and right shall be assign^bje to the 
successor of that part of the Contractor's business to which the Subject Invention pertains. 

(f) If the Contractor fails to deliver to the Contracting Officer the interim reports required by (c)<ii) above, 
qt fails to furnish the written disclosures for all Subject Inventions required by (c)U) above 4 feo»vii to be 

In accordance with any interim report delivered under ( c > ( ii ) or otherwise known tube unr*por ted, them shall 
be withhold from payment until the Contractor shall have corrected such failures either ten per cent (10#} of the 
8mowit uf this contract, as from time to time amended, or five thousand dollars ($5,000), whichever is legs. 
After payment of eighty per cent (80%) of the amount of this contract, as from time to time amended, payment 
shall be withheld until a reserve of either ten per cent (10%) of such amount, or five thousand dollars ( $5,000 G 
whichever is less, shall have been set aside, such reserve or balance thereof to be retained until the Contractor 
shall have furnished to the Contracting Officer: 

(i) The final report required by (c)(iii) above; 

(;i) Written disclosures for all Subject Inventions required by (c)(i) above which are shown to be due in 
accordance with interim reports delivered under (en'ii) above or in accordance with such final reports or are 
otherwise known to he uu reported; and 

(iiil The infnrmatrr a^ to any subcontractor required by (h) below. The maximum amount which may 
he withheld under this paragraph (f) shall not exceed ten per cent (10%) of the amount of this contract or five 
thousand dollars ($5,000), whichever is less, and no amount shall be withheld under this paragraph (T) when the 
amount specified by this paragraph (f) is being withheld under other provisions of this contract. 'The with- 
holding of any amount or subsequent payment thereof to the Contractor shall not be construed as a waiver of 
any rights accruing to the Government under thie contract. This paragraph CD shall not be cone toned as re- 
quiring the Contractor to withhold any amounts from a subcontractor to enforce compliance with the patent pro 
visions of a subcontract. 

(g) The Contractor shall exert all reasonable effort in negotiating for the Inclusion of this? Patent Rights 
clause in any subcontract hereunder of three thousand dollars ($3,000) or more having experimental, development 
al, or research work as one of its purposes. In the event of refusal by a subcontractor to accept the Patent 
Right* clause, the Contractor shall not proceed with the subcontract without written authorization of tlie_ Con- 
tracting Officer, and upon obtaining such authorization, shall cooperate with the Government in the negota&tioh 
with such subcontractor of an acceptable patent rights clause; provided, however, that the Contractor shall ip 
anv event require the subcontractor to grant to the Government patent rights und£r Subject Inventions of ho 
less scope and on no less favorable terms than those which the Contractor has under such subcontracts, except 
that in no event shall the subcontractor Jbo required to grant to the Government patent rights in excess of those 
hferfcin agreed to be granted to the Government by the Contractor. 

( h ) the Contractor shall, at tho earliest practicable dale, notify the Contracting Officer in writing of any 
suhcontraci containing a patent rights clause, furnish the Contracting Officer a copy of such clause, and notify 
the Contracting Officer wtie-i such subcontract is completed. It is understood that with respect to such subcontract 
clause, the Government js a third party beneficiary; and the Contractor hereby assigns to the Government all the 
rights that the Contractor would have to enforce the subcontractor's obligations for the benefit of the Govern- 
ment with respect to Subject Inventions. The Contxacter shall not be obligated, to enforce the agreements Of ahy 
subaont r&ctor hereunder relating to Subject Inventions. 

(j) When the Contractor shows that it has been delayed in the performance . of this contract by reaaaifc. ifd' 
Its 'inability to ubtiir. in accordance with (g) above a suitable patent rights cla^e from a qualified subcontrac- 
tor fof ;my item o- service required under this contract for which the Contractor itself does not have available 
facilities or qualified personnel, U&e Contractor’s delivery dates shall be extended for a period of time equal to 
(he duration of such delay; and, upon request of the Contractor. th£ Contracting Office* -shall determine to what 
extent, if any. an additional extension of the delivery dates and an increase in contract, prices based upon addi- 
tional costs incurred by mch delay are proper under the circumstances; ^rud the contract shall bo ouiditiod accord- 
ingly. If the Contractor, after exerting all reasonable effort, is unable to obtain a qualified eubcunttactor *&B BM 
forth above, the Contract a- may submit to the Contracting Officer a written request for waiver or modi fiction -«f 
the require me 7)1 that a suuable i>atenL rights clause fit 1 included in the sulwontract. vSuch request shall sijeriftcally 
state that the Contractor has used all reasonable effort to obtain such qualified subcontractor, and shall cite the 
waiver or termination provision hereinafter ret: forth. If. within thirty-five fSS) dayv after the date of receipt 
iif ouch request for a waiver or modification of said requirement, the Contracting Officer shall fail t6 dcYiy in 
writing such request, the requirement shall he deeraeri to have been waived by the Government. If within such 
period the Contractor shall revive a written denial of such request by the Contracting Officer, this contract shall 
thereupon automatically terminate and the rights and uhligaliors of the parties shall be governed by the pro- 
visions of the clause of this contract providing for termination for the convenience «f the Government. 


PARC No. 90 i) $ fViCb- \ 5 

MCP 71 591, 23 Dec 5? .CO ntle*'' t ). 
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UK 1 ' ' PARENT RIGHTS. (a) As used in this danse, the following terms shalr have the meanings set fort 

beltW '(j) The term “Subject Invention” means any invention, improvement or discovery (whether or not patent- 
able) conceived or first actually reduced to practice either— ^ . , 

(A) In the performance of the expwTmenteJk developmental, or research work called for or 'required un- 

der this contrac » ^formance of any experimental, developmental, or research work relating to the svbjejjt 
matter of this contraTwhi?h Tas done upon an understanding in writing that a contract would, 
provided that the term “Subject Invention” shall net include any invention 18 , ' 

Sited in the Schedule for the purpose of excluding it from the license granted by this clause, , 

The tarm “Technical Personnel” means any person employed by or working under contract with the 
Contractor (other than a subcontractor whose responsibilities with respect to rights accramg to the Qovernment 
Sn tefflona arising under subcontracts arc set forth in (gl, (h), and (i) below) who, by reawn of the- nature 
of his duties in connection with the performance of this contract, would. reasonably be expected to make twyw*- 

tiaDS ’ (iii) The terms “subcontract” and “subcontractor” means any subcontract or subcontractor of the Ge»- 
tractor, and 4 uiy lower-tier subcontract or subcontractor under this contract. / . lV -, / . 

<b) (1) The Contractor agrees to and does hereby grant to Ore C^ye«ment «i ^ 

transferable and royalty-free license to practice, and cans* to be practiced by or. fwf toe- United Stows. 

iiftrt 82 tt swauverMi 

licensees in the licensed fields. 

(2) With respect to: / 

(i) Any Subject Invention made by other tha*n Technical Personnel; 

(ii) Any Subject Invention conceived prior to, but first actually reduced to practice in the course of, any 

of the experimental, developmental, or research work specified in <a) O) above; and . * 

(iii) The practice of any Subject Invention in foreign countries; the obligation of the Contractor to 
grant a license as provided in (b> (1) above, to convey title as provided in (d)(n)(B) or (d)(iv) Ijptow, a^4 to 
ooiivev foreign rights a« provided in (e) below, shall be limited to the Extent of the Contractors righ., to 

the sam- wltho.utincuTi-ing P anv obligation to pay royalties or other compensation to others solely On account of 

this Patent Rights clause shall be deemed to grant any license under any men- 
tion other than a Subject Invention. 

(*i The Contractor shall furnish to the Contracting Oftieer the- following information and reports eoittslm- 

ing Subject Inventions which reasonably appear to be patentable: 


uujat uiyvuuiuic *■ ^ "i ■( t . _ 

/i\ a written disclosure promptly after conception or firpt actual reduction to pra«4tice of e&ch 
vention together with a written statement specifying whether or not a Uniled, States patent appheatawi daim- 
lug the Invention has beer or will bo filed by or on behalf of the Contractor, 


Interim reports, at least evory twelve months, eommeftciitg With the date erf this ’i 1 *#!' 
inir all such Inventions conceived or first actually reduced to practice more than three months »Wr to Jtfe 
S the listed cm a pri <rr Interim report, or c^tifymg that there arc no such untepot^d tfirfiir, 

tions; and . n 

(iii) Prior to final settlement of this contract, a final report listing all such Inventions mpludipg aj tho^e 
previously listed in interim reports , . . ... 



■m If the Contractor specifies that a United States patent W* • 

been filed and will not he filed (or having specked that such an he filed xthepeaf ter, ajtofcifi^s. 

Contacting Officer to the contrary), the Contractor shall: . «■ . . • l ; :rp ^ 

■» (A> Inform the Contracting Officer in writing at the earliest practicable date ^ any publication of 

such Invention mate by or known to the Owtractor or/ wher# ap^toable, ettnfeetu^lfttod publication by the 

.. . (B) Convey to the Government tf 

delivering to the Contracting Officer upon 

eminent) of assignment ami ahplkation. ana fluen wener impeni «» «re 

men t the Contractor^ -right, titM and ‘ Interest aforesaid, and the ‘tfight "to apply &nf dna ^rOseCnte patent -rg** 
Sprcover^g suT InvcnU. u throughout the world, subject, however, to the right of the Contractor specified 
MWBflw to file foreign applications, and nuhject father to tl,e. re^mtjon/pf andyro^l^ 

« 1 lirtAvieo (.a vwa r*r>n f raptor (and to its exlotinc and future associated ana affiliated companies, if any, within 

the corporate structure of which the -Contractor *A a parft). which lfcftise W assignable to the successor of that 
part of the Contractor’s business to which 3ueb Invention pertain*; , ■ • • 1 ' ' 

(iii) The Contraetor shall furnish prumptty to the Coatr acting Officer- bn mrtiest an ^vocable 

attorney to inspect, and make copies of each. United States patent application filed by or on behalf of the Con- 
tracter covering an/y such InveiWicn; : - ^ . . ... 

(iv) rn the event the Contractor, or those other than the Government deriving rights , t ]' e ,5°“ tr , a «; 

tw: elects not to continue prosecution of any such United States patent application ^y or on beh^ll of ^ 

Contractor, tho Contractor ahall so notify the Contracting Officer not' less than sikty days befetre the eJtpvnrtipn 
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FILING OF PATENT APPLICATIONS.-— (a) Before filing or causing to be filed a patent application 
disclos'ng any subject matter of this contract, which subject matter is classified “Secret" or higher, the Con- 
tractor shall, citing the thirty (30) day provision below', transmit the proposed application to the Contracting 
Officer for determination whether, for reasons of national security, such application should be placed under an 
order of secrecy or sealed in accordance with the provisions of 35 U.S. Code 181-188 or the issuance of a patent 
should l>e otherwise delayed under pertinent statutes or regulations; and the Contractor shall observe any in- 
structions of the Contracting Officer with respect to the manner of delivery of the patent application to the 
C.S. Patent Office for filing, but the Contractor shall noi be denied the right to file such patent application. If 
the Contracting Officer shall not have given any such instructions within thirty (30) days from the date of mail- 
ing or other transmittal of the proposed application, the Contractor may file the application 

(h) The Contractor shall furnish to the Contracting Officer, at the time of or prior to the time when the 
Contractor files or causes to be filed a patent application disclosing any subject matter of this contract, which 
subject matter is classified “Confidential,” a copy of such application for determination whether, for reasons of 
national security, such application should be placed under an order of secrecy or the issuance of a patent should 
be otherwise delayed under pertinent statutes or regulations. 

(e) In filing any patent application coming within the scope of this clause, the Contractor shall observe all 
applicable security regulations covering the transmission of classified subject matter. 
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RIGHTS IN DATA - UNLIMITED 


(a) The term "Subject Data" as used herein includes writings, sound 
recordings, pictorial reproductions, drawings or other graphical representations, 
and works of any similar nature (whether or not copyrighted) which are specified to 
be delivered under this contract. The term does not include financial reports, cost 
analyses and othar information incidental to contract administration. 

(b) Subject to the proviso of (c) below, the Government may duplicate, 
use, and disclose in any manner and for any purpose whatsoever, and have others so 
do, all Subject Data delivered under this contract. 


(-) The Contractor agrees to and does hereby grant to the Ck)verrunent , and 
t.o it? officers, agents, and employees acting within the scope of their official 
duties, e. royai.ty— f ree, non— exclusive and irrevocable license tnroughout the world, 
** -c publish, translate , reproduce, deliver, perform, dispose of, and to authorize 
otners so to do. all Subject. Data now or rereafter covered by copyright; provided 
that with respect to such Subject Data not originated ir the performance of this 
ccr.trar*. but which ir incorporated in the work furnished, under this contract such 
1 ' '■ '■ " 1: Vi 1 °nly to the extent that the Contract: or , its employees, or any 


me v 


or concern specif,. 'ally employer! or assigned by the Contractor to 


originate and prepare such Data under this contract, now has, or prior to completion 
or- f inai settlement of this contract may acquire, the right to grant such license 
without becoming liable to pay compensation to others solely because of such grant. 


!d ) The Contractor shall exert all reasonable effort to advise the Contracting 
o ^ i oer , at the time of delivery of the Subject Data furnished under this contract, 

^ invasions of the right of privacy contained therein and of all portions of 
s. . h beta copied from work not composed or produced in the jxjrformance of this 
contract and not licensed under this clause. 


__ • e } The lontractor shall 

.sonahle written detail, each 
u.e Contractor with respect 


report to the Contracting Officer, promptly and in 
notice or cl aim of copyright infringement received 
to all Subject Data delivered under this contract. 


( p ) No tuing contained in this clause shall imply a license to the Government 
under any patent or be construed as affectir r. the scope of any license or other 
right otherwise granted to the Government under any patent. 

(g) The Contractor shall not affix any restrictive markings upon any 
Subject Data, and if such markings are affixed, the Government shall have the 
tight at any time to modify, remove, obliterate or ignore any such marking. 
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